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SAF-E315-82 
2 August 1982 


MEMORANDUM FOR: Chief, Procurement Division, Office of Logistics 


ontracting 1cer, SP 


SUBJECT : Burroughs Hardware Liability & Unit Pricing 


1. In response to your question regarding the complement 
and status of hardware ordered under the Burroughs hardware 
subcontract, attachments A and B are provided herewith. 


2. Attachment A represents a complement of equipment 
for which the Government has incurred some form of liability. 


33 Attachment B represents the unit price agreement for 
Burroughs hardware. The IOC column is on contract and the FOC 
column is an option. The original 12.4 (now 13.2) million 
dollar contract represents full delivery of the quantities 
specified in the IOC column plus software packages and 
maintenance. 


4. This information has been extracted from TRW submitted 
data, however, it has not been coordinated with TRW and there 
may be minor differences. 
STAT 


Attachments as stated 
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ATTACHMENT A 


The following represents the Complement of Burroughs 
hardware for which the Government has incurred some form of 


liability. 


I. Located at TRW DF 


INVT. 
ITEM 
NO. DESCRIPTION 
5 062 DUAL CPU 
Memory 
Memory 
Sundry 
peripherals 
25 131 CPU 
peripherals 
36 145 CPU 
peripherals 
4. 159 CPU 
peripherals 
Leen 171 CPU 
peripherals 
6. 279 CPU 
peripherals 
Te 183-191, Ancillary 
292-308 peripheral 
Devices 


MODEL 


B7821 
B7007 
B7007 


B6930 


B6930 


B6930 


B6930 


B6930 


UNIT 


ea 
ea 
ea 


-lot 


ea 
lot 


ea 
lot 


ea 
lot 


ea 


€a 


lot 


QUANTITY 


fet ft fe 


He 


PRICE 


725,338 
193,014 
193,014 


456,676 


132,000 


49,526 


132,000 


49,526 


132,000 


60,086 


132,000 


60,086 


132,000 


64,816 
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1,568,042 


181,526 


181,526 


192,086 


192,086 


195,816 


564,324 


$3,057,406 


t 


{ 
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II. Located at CIA 


dis B6930 & Peripherals 1 ea. $200,000 est 
III. Located at DIA 


Ls B6930 & Peripherals 1 ea. 
& Software programs $310,268 


‘IV. Ordered and Suspended 


ale B6930 & Peripherals 3 ea. $890,943 
$4,458,617 
NOTES: 


1. TRW has accepted and the Government has paid fully for 
the 7821 CPU. 


2. Ownership of all delivered B6930 CPU's must be establish; 
they have not been fully accepted. We have paid 80% of 
the price: for all delivered B6930 CPU's. 

3. DIA may or may not want to return their machine. 


4. No funds have been reimbursed for item IV above. 
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i / i 

- MODEL! 10C FOC TOTAL NET UNIT ip 
_NO. | DESCRIPTION Qry Qiy QTY PURCHASE PRICE PRICE 
A150 ADAPTER 27 13 40 $27,000 7A? 0e0 
B1002 = CABINET 8 5 13 . 2,100 pe ase 
B1003 CABLE 2 7 2 1,500 meee: 
TA5410 REMOTE OP CONTROL SEL. 2 - 2 3,150 &- 300 
B6009-16 IC GLOBAL MEMORY 4 = 4 60,000  ~%77°0° 
B6247-94 PRINTER CONTROL - 3 3 1,320 ; 

* B6304-90 DISK PAK DLP NSC/PIU 44 50 94 2,166 G5 304 

INTERFACE 

B6341-90 CONSOLE INTERFACE 19 17 36 2,316 4 aa 
B6369 SUPPORT PROESSOR 1 - 1 10,200 10 20€ 
B6369-1 32KB IC MEMORY 12 = 12 1,968 23 Gil 
B6369-2 DATA LINK PROCESSOR 8 - 8 1,704 3632 
B6369-3 QUAD LINE ADAPTER 18 is 18 1,528 27804 
B6369-4 QUAD LINE ADAPTER 8 - 8 1,528 {2224 
B6369-5 DATA LINK PROCESSOR 2 x 2 3,260 6 54,0 
B6393-90 NRZ MAG TAPE 4 2 6 2,100 & 400 
B6930 CENTRAL PROESSOR 15 17 32 132,000 I, WFO, 0% 
B7007 IC MEMORY 4 2 6 193,014 772,046 
B7110. CARD READER CONTROL 2 - 2 1,391 27F2 
B7212 CARD PUNCH CONTROL 1 - 1 1,391 Po 
B7240 PRINT CONTROL 3 2 5 2,992 89%, 
B7304-4 DISK PACK CONTROL 36 | 40 . 76 - 1,800. aR iaal 
B7341-1 ADD'L DISPLAY CONTROL 4 7 4 9,136 36,544 
B7395-20 GCR/PE MAG TAPE CONTROL 4 2 6 1,500 000 
B7821 CENTRAL PROCESSOR 2 = 2 725,338 1,480, 4G 
B9112 1400CPM CARD READER 2 - 2 7,461 VA, Fane 

B91]7 800CPM CARD RADER 8 8 16 3,364 26,42 
B9213 300CPM CARD PUNCH 1 1 8,88] SS / 
B9246-20 2000LPM PRINT 3 2 5 19,800 $9, 4¢0 
*B9247-14 1100LPM PRINT 7 10 17 9,900 CZ 3 
B9247-15 1500LPM PRINT 2 3 5 13,200 26,40 
B9348-51 OPERATOR CONSOLE/DISPLAY 4 8 12 2,511 10 O4Y 
B9387-43 1x8 CONTROLLER 14 30-44 12,000 pele 
B9387-44 2x8 CONTROLLER 7 2 9 16,425 ee 
B9387-45— 2x16 CONTROLLER 15 20 35 19,545 -. 293,115 
B9410 PERIPHERAL SWITCH 5 7 12 2,315 N, 57S 

‘LINE PRINTER SWITCH 

B9494-41° 402MB DATA BANK 5 16 21 7,200° . 36,000 
B9494-42 804MB DATA BANK 1] 20 31 12,000 | 32,000 
B9494-43 1206MB DATA BANK 3 2 5 17,100 51, 30¢ 
B9494-44 16084B DATA BANK 32 39 71 22,500 720,008 
B9495-24 MAG-TAPE UNIT 14 2 16 10,350 1414, 900 
B9495-82 120KB MAG TAPE 12 6 18 5,280 63,36 

Subcontract No. J20770YMOS 
A-1 
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DEFENSE AND SPACE SYSTEMS GROUP OF TRWINC © ONT Shag dg eae IN ee a CALIF ON IA G5276 04213; 595-4929 


"MODEL 
NO. 


*-B9499-2) 
B9499-22 
B9499-52 
B9955 
B9987 
B9999-4 
B9999-5 


LAHIBII A: 


Approved Paapeleaee 2005/08/96 : CIA-Rt890-00959Rb00100100073!0 UNIT 
QTY QTY = _ QTY 


DESCRIPTION 


1x8 GCR/PE CONTROL 
2x8 CGR/PE CONTROL 
2x8 ELEC. EXCHANGE 


OPER. CONSOLE/CONTROL 


DUAL HOST SWITCH 
PE/NRZ DRIVE 
NRZ ON MEC 


TRAINING 
DOCUMENTATION 

ICC INSTALLATION 
TECHNICAL SUPPORT 


DF 1980/81 
TRANSPORTATION 


SITE I 1982 
TRANSPORTATION 
SITE II 1983 
TRANSPORTATION 
SITE I 1985 
TRANSPORTATION 
SITE I 1986 
TRANSPORTATION 
SITE 1 1987 
TRANSPORTATION 
SITE I 1988 
TRANSPORTATION 
SITE 1 1989 
TRANSPORTATION 


NOTE: 


— 
2M SM PND 


12 Days 

1 Lot 
2 Setups 
24 Months 
1 Lot 


1 Lot 
1 Lot 


- 4 
1 3 
- 2 
- 2 
30 44 
6 18 
2 6 
- 12 Days 
- 1 Lot 
~ 2 Setups 
- 24 Months 
- 1 Lot 
- 1 Lot 
- 1 Lot 
Lot 1 Lot 
Lot 1 Lot 
Lot 1 Lot 
Lot 1 Lot 
Lot 1 Lot 


_ PURCHASE PRICE 


$12,181 
24,368 
13,943 
11,916 
1,854 

225 

780 
"$1,000/Day 
15,730/Lot 
10,000/Setup 
5,417/Month 


42,000/Lot 


52,000/Lot 

2,000/Lot 
11,600/Lot 
21,900/Lot 
34,600/Lot 
12,800/Lot 

7,100/Lot 


Transportation covers the actual costs of handling 


and surface shipment from Seller's facility to the 
installation point, with total costs not to exceed 


those shown. 
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EXHIBIT A 
Approved FogRelease 2005/08/16 : CIA-RDP90-00999R000100100073-0 


ss 


PKB. f i 
/NG. \-L.1 DESCRIPTION 
10C FOC TOTAL NET UNIT 
UNIT Qiy Qiy QTY PURCHASE PRICE 


SOFTWARE LICENSES: 
B-024 B7800 SOFTWARE PACKAGE 

1 PER B7821 2 PKG -- 2 PKG NO CHARGE 
B-026 B6900 SOFTWARE PACKAGE 


1 PER B6930 15 PKG 17 PKG 32 PKG NO CHARGE 
ae PASCAL 

1 PER SITE 2PKG -- 2 PKG $100/MO/PKG 
ae PL/I | 

1 PER SITE  2PKG -- : 2 PKG $100/MO/PKG 
BS ALGOL 68 

1 PER CPU «17 PKG.-««17 PKG 34 PKG NO CHARGE 
ee DBMS 

1 PER SITE 2PKG -~ 2 PKG $927 /MO/PKG 


Subcontract No. J207/70YMOS 
A-3 
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DEFENSE AND SPACE SYSTEMS GFIOUP OF THAW INC © ON SPACE PARR REND BL ACH CALIFORNIA 99276 © (213) 595 4971 


